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i Ee ORANDUM FOR: Dr. Brockway iichillan 
wkteeter, National Kecenmaissance Uffice 


SUBIRCT : Contingency Planning for Project SKCART 


i. Lam inferrned that the [drecter, Program. b, ia meving 
ahead to formulate plans calling for the delivery of the firat Air 
force UACART version te Eduarda Air Force Base, California, 
where it and successive protetypesa are planred for initial flight 
ieating. were this course of action to be continued without suitable 
contingency planning, we would find ourselves in the late spring af 
1244 with no suitable alternative to what anigunts to de facta sur- 
facing, when the firat Air Force aircraft showa up at Sawarda. 


“, Accordingly, i request that you inatruct the Director, 
rregram U, i consult and confer with the Director, Fragram 5, 
toward developing in the neat few weeks & contingency plan which 


weald permit the first prototype of the Air Force version of OACART 


t3 DS &ccomea.odated 


[ { understand that soeaningful preliminary flight 
testing of the USAF aircraft can be centastanl(= o> baring the 


period from roughiy i August through 31 December 1764, This time 
interval may be critical when viewed against the proapective oper - 
ational readiness date of OXCART, now estin.ated for a.id-sursmer 
of 1964. 


3. Lave directed Colenel Ledford, az Director of OSA, to 
enugure that appropriate facilities of the Agency are made asvailabie 


ior the development of this plan, and to keep the Director periodically 


informed, 


c &PSbAiL a. Carter 
ideutenant General, Us4 
apuly cmntar 
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i## OSA/ IA Canningharn:imem 
Rewritten: DoCiM 3C:bec (8 January 64) 
Retyped for minor change at request of OD/S&T: O/ DDCLbip (15 Jan) 
stribation: 

Copies land 2 - Gr. * chillan 

Copy 3 - bDCI 

Copy 4 - £R via ExDir 

Copy 3 - O/ DCI (Elder) 

Copy 6 - UD/3&T 

Capy 7 - AD/OSA 

Gapy 2 - AD/GSA 


(Goocurred in as redraited by DDCI on & Janwary by Colonel Lediord 
for OSA and for DD/S&T; also routed through ExDir.) 
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